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THIS IS UNEVALUATED INFORMATION 


1, The following bridge construction and repaiy work was approved by the 
Directorate General, Motor Traffic and lioads, for 1951: 


Project Estimate of Cost in Sastmarks 
Bridge near Kiues on National Iishvay § 103 150,000 + 
reinforced concrete ~late (Stahlbotonnlatte) 


Bridge near Fuerstenberg, railroad overnass, 25,000 3s 
renlacement of tier 


_ Lift bridge (Mubbruecke) near Plav, on Netional 16,000 
Hichvay # 103, general repair 


Bridge in Schoenberg, on National Highway # 104, 160,000 
repair of concrete arch 


Bridge in Sternberg, on National Highway # 10h, 70,009 
thorough repair 


Bridge near Jeitendorf, on National lighway # 10), 150,000 
reinforced concrete 


Bridge near Loebnitz, on National lichway # 105, 180,000 * 
reinforced concrete plate : 


Bridge near Ferdinandshof, reinforced concrete plate 680,000 * 


Bridge near Zechesin, new construction, with reine 00,000 
forced concrete plate 


Harbor bridge at Yolrast, reinforced concrete plate 76,000 # and a 


Bridge in Yarchim, concrete arch 20,000 wt 
Elde Bridge near Plau, new construction, steel 300,000 
bridge with roinforced concrete olate 
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CONFIDENTIAL 
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waon 
Bridge ain dlashagen, reinforced concrete plate 70,000 x 
Peene Pridge in Denmin, new steel construction, on 250,000 +t 
four piers, reinforced concrete vlate 
Bridge in levhaus, on a category I road » few com 220,000 
struction, reinforced concrete slate girders (Stahl- 
betonolattanbalken) 
Culvert near Stove, on category I road # 5, revsir 20,090 
and roinforecement 
Lridge at Toddin on National Mig'way jf 321, rein~ 56,000 % and zat 
forced concrete plate 
Fridge in Buetzow on category I road # 27 9 NCW com: 100,000 
struction, with reinforced concrete plate 
Mritige near Foldberg, on category I road # 55, 80,060 
replaccnent of the bridge susorstructure with rein~ 
forced concrete late 
Bridge near Bretwisch, on category I road /! 110, 72,000 
renovation 
Bridge near Panzkow, replacement of alatments 185,000 
Pridge near Dlievensdorf, replacement of the wooden 25,000 Bo 
parts 
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3 eycomiont. It is not clear whether the term "reinforced concrete plate" 
stahibetonslatte) signifies new construction or only the reinforcement of 
part the bridge, for example, the roadway, 
25X18 omment. These projects were included in the plan for 1950, [= 4 25X1 
Annex 1, 
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